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BILL NO. A 
| SPECIAL ORDINANCE NO. s- Aa’ YZ 


AN ORDINANCE approving Change Order 
No. 1 (Final) for Res. 896-85, 
McKinnie-Senate Sewer, with All 

| Star Construction and Excavating, 
in connection with the Board of 
Public Works and Safety of the 

City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
XOF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 (Final) for Res. 


896-85, McKinnie-Senate Sewer, with All Star Construction and 


“Excavating, in connection with the Board of Public Works and 


Safety, for: 


this Change Order is necessary 

because quantities represent actual 

quantities required to construct 

and complete project; 

involving a net increase of Two Thousand Two Hundred Twenty-Five 


and 68/100 Dollars ($2,225.68), all as more particularly set 


forth in the specifications, and which is on file with the Office 


¡of the Board of Public Works and Safety and is by reference incor- 


porated herein, made a part hereof, and is hereby in all things 


ratified, confirmed and approved. 
SECTION 2.: That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 
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Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 


FY 
PA 
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Bruce 0. Boxberger, City Attorney 
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SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City o£ Fort: 


Wayne, Indiana, as ( 





(SPECIAL) (ZONIMG-MAP) 


SANDRA E. KENNEDY, CITY CLERK 


ORDINANCE 










Presented by me to the Mayor of 


on the e day of 
at the hour of IL 20 o'clock 





SANDRA E. KENNEDY, CITY CLERK 


ph ee oi! ES e 
Approved and signed by me this 10 ay of globo , 
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WIN MOSES, R., MAYOR 
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CHANGE ORDER 





Change Order No. 1 (Final) Resolution No._896-85 
Project No. Board Order No. 156-85 
Name of Project:McKinnie - Senate Date: 5 August 1987 
To: All Star Construction & Excavatin 

(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 







Item Pinan See Description of Change po sere nee Change in Contract Price 
No. 








The sum of $ 2,225.68 is hereby (added to) (dedweredxkKxax) the total contract price 
and the final contract price shall be adjusted as follows: 


Net (KRXKXXXX) (Increase) Contract Price 


Original Contract Price 
Current Contract Price Adjusted by Previous Change Order 
New Contract Price including this Change Order 


$ 38,464.85 
38,464.85 
$ 40,690.53 


The time provided for completion in the contract for this project is (unchanged) (ixareased) 
(decreased) by calendar days due to this Change Order. The date for completion 
of all work shall be UM chau d +. Furthermore, this document shall become an 
amendment to the contragt and ali%proyisions of the contract shall apply hereto. 


Date 3-7-8 ) 








Recommended by: ineer 






Contractor 
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ATTACHMENT TO CHANGE ORDER 
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Total Decrease 

Total Increase i pn 2884.08 

Net (IEEE) (Increase) Contract Price TON 2225.68 
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Change Order No._ 1 (Final) 


Resolution No. 896-85 
Board Order No. 156-85 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: Quantities represent actual quantities required to 


construct and complete project. 














Will proposed change alter size of the project? Yes Nox yx 


If yes, explain 








Affect on operation and maintenance cost of this project: 


NONE 
ere a ar SU ee ee eS 














FET ere 
Admn. Anpr. | ‘ 


TITLE OF ORDINANCE Change Order #1 (Final) for Res. 896-85 McKinnie-Senate 





DEPARTMENT REQUESTING ORDINANCE BOard of Public Works & Safety 


Change Order #1 for Res. 896-85, (Final) McKinnie- 





SYNOPSIS OF ORDINANCE 


Senate is necessary because/quantities required to construct and 





complete project. All Star Construction & Excavating is the 





Contractor. 
































EFFECT OF PASSAGE To facilitate completion of project. 








EFFECT OF NON-PASSAGE 





MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $2,225.68 Increase 


ASSTGNED TO COMMITTEE 


BILL NO. S-9Y-08-29 


CITY UTILITEES 


REPORT OF THE COMMITTEE ON : 
tone al RGAE A e e a ae N 


CITY UTILITIES 


WE, YOUR COMMITTEE ON TO WHOM WAS 
A O A 
REFERRED AN (ORDINANCE) (RESOKULESNA approving Change Order 


l (Final) for Res. 896-85, McKinnie-Senate Sewer, with 


ar Construction and Excavating, in connection with the 
Ps oard of Public Works and Safety of the City of Fort Wayne, 


iana 


Sa acca RS RI N N 


i 4. 


HAVE HAD SAID (ORDINANCE), (RESGEUTXOGN) UNDER CONSIDERATION: AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


- (RESORXTTONY 


YES. 





CHARLES B. REDD 
CHAIRMAN ae. A RA 


PAUL M. BURNS 
VICE CHAIRMAN 


THOMAS C. HENRY 


BEN A. EISBART 





_ SAMUEL J. TALARICO 


CONCURRED IN G FIG SANDRA E. KENNEDY 
CITY CLERK 








